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SECRET 


OXC 6508-64 
Copy of 

25 February 1964 


MEMORANDUM FOR: 

Chief, Contracts 

Division, OSA 

SUBJECT : 

Overrun on 


| Subcontract to 






25X1 A 
25X1 A 


25X1A 


25X1 A 


25X1 A 


25X1 A 


1 According to the current es timates, t here will 
be an overrun in connection with the [ 
to 


subcontract 


equipment 


an xii ^ w xx ** w w w — — ” — i i , 

lproviding some laboratory-type false target 
The estimate for this overrun amount t o 

1 1 


$2 1 , 662 ,, 

is requested that this amount be added to xne 

contract . 


2 . 

Budget . 


Funds are available i n the EAD 



25X1 A 

25X1A 

25X1 A 
25X1 A 


25X1 A 


Chief, Engineer: 

(Spec: 


and Ah^lysis Division 
Activities) 


Attachment : 
CONCURRENCE : 


overrun 




Chief, Programs Staff", OSA 


ead/osaJ 


document NO. 

NO CHANCE IN CLASS. 

□ DECLASSIFIED 
CLASS. CHANGED TO: TS S 0 

NEXT REVIEW DATE! -==^ — - 

AUTH; HR 10-2 

DATE « ^//c^EVIEWERl- 06454Q 


Cy 1 - CD/OSA w/att. 

2 - PS/OSA w/att. 

3 - B&F/OSA w/o att. 

4 - D/TECH/OSA w/o att. 

5 - EAD/OSA w/att. 

6 - EAD/OSA Chrono 

7 - RB/OSA w/o att. 


This document ecntefos ^formaSion 
referring ta Prajsst St n 


SECRET. 
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